UNIT  CONSTRUgTlO^T  OO$TS
Account 9012.01—Two Motoi* k
ing Pump—Foundation. These foundations are 28 ft. by 18 ft. by are similar to 9006.01.
Account 9012.02—Two Motor Generators—
This account covers the material listed below as well as the labor of unloading, erecting, grouting, wiring to switchboard, and trying out.
Two 150-k.w. synchronous motor-generator sets to supply 250
volt d.c...............................................  $6,450.16
Conduit and wire.......................................       317.36
Miscellaneous...........................................         62.81
$6,830.33
Account 9012.06—Two Motor Generators—Painting. See account 9006.2.
Account 9013—Transfer Table Pit—Concrete.
This is principally a plain concrete slab, 8 in. thick, mixed by hand in the proportions of 6 sand and gravel to 1 cement. About 10 per cent, of the vertical surface was formed. It was chuted to the basement and wheeled in barrows 100 ft. to place.
Account 9013.01—Switchboard—Concrete Compartments.
This is a concrete switchboard, the large dimensions of which are 40 ft. 4 in. long, 4 ft. wide and 13 ft. 2 in. high. Down the center of the board is a 4-in. wall and on each side are 30 pockets made with 2-in. dividing walls. Reinforcing was done with Clinton wire mesh in the 4-in. wall and f-in. and f-in. rods were used elsewhere. A great many bolts and insulators were set in the board. The entire board was cast sectionally in place, using 5 parts of sand and gravel to 1 part cement. This cost includes rubbing down the concrete with pummice stone and filling all the air bubble holes and small voids.
Account 9013.02—Switchboard—Cost and Erection.
This account covers the material price of the secondary switchboard slabs. The primary or concrete switchboard construction, however, is in account 9013.01. Here, too, is the material price of the entire equipment for all of the switchboards, both primary and secondary, and the labor of installing the same.
Account 9014—Steam Piping North and South Mains—Excavation.
This covers the excavation for numerous piers done with pick and shovel and cast to one side.s, colors, dryers, and scaffolds where* neeeBBary were furnished by the company. The money covered by the contract and material used was apportioned to the painting account of the different piecen of machinery on the basis of the time spent on each piece of machinery. Every machine was given one coat of paint, one coat of filler, and two coats of olive-green enamel.nd 1 1 structural steel columns to support the steel beams of the power housit floor* Tim 57 pipe columns were made of 4-in. pipe, with a runt-iron base and capital, and were HO placed  175.07         600.07
